RETURN to an Order of the Honourable The House of Commons, 
dated 21 March 1857 j —for, 

LISTS “ of Arterial Drainage Districts in Ireland in which Final 
Awards have been made 

“ Of Arterial Drainage Districts commenced, but in which Final 
Awards have not yet been made 

“ RETURN of 'NAviGATloNS combined with Drainage 

“ LISTS of Arterial Drainage Districts for which' Final Notices 
were issued, but in which tbef Works have not yet been commenced 

“And, of Arterial Drainage Districts for which Memorials" were 
presented to the Board of Works in Inland, and in which the Prelimi- 
nary Surveys were commenced, but not completed.” 



Office of Public Works, Custom-Honge ; 
Dublin, 30 May- 1857. 




By Order, 

E. HORNSBY, Secretary. 



(Viscount Duncan.) 



Ordered, by The House of Commons, to be Printed, 

21 March 1 857. 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



RETURN No. 2. — LIST of Arterial Drainage Districts 



Note .— The Districts marked thus (*) constitute Return No. 3. 



Area of Lands! AMOUNT of EXPENDITURE up to 31 December 1856. 

proposed to be _ . , 

Drained or Im- Estimated — ‘ 

proved as given Increase 
in the Report 

published be- in the Works, Purchase 

fore demand- . nf Compensation Interest 

3 ing the Final Annual iadrOlng of 

(or in Cases , Supervision Lands, Mills, for Law on 

under “ Sum- Letting Value Fisheries m da TOTAL. 

5« - c»T.f — T “ p "‘ ri Bomw ' 4 

*■ 3Sp“ “‘ 0 “ L " d " fW- D “‘ g “' 7 " 



1 Ballinamoreand 
Ballyconaell.* j 



Cavan, Ferma- 
nagh, Leitrim 
and Roscom- 



Stat. Measure) 

A. K. p. £. s. d. I £. s. iL £. s. d. £■ 
6,253 3 21 1,897 4 1 — — 



4 £ - >■ d. £. s. J ’£. d _ 



2 Brusna (Fer- 
bane). 



■ 16,874 0 18 5,905 18 9 61,012 11 - 6,038 9 - 1,364 11 3 125 4 7 18,715 16 7 j 



Dunkellin - Galway - 



2 9 3,959 8 2630,535 12 - 1,0 



4 fl 94 10 3 9,081 12 3 41,596 19 9 



Dunmore - Mway.Mayo, 9,803 0 0 3,431 1 - 36,220 11 8 704 16 6 25 9 - 24 14 3 7,229 7 7 < 



5 Fergus - - Clare and Gal- 9,557 0 5 4 061 14 fi 47 aai a n\ „„ . . 

way. 4, Uhl 14 6 37,441 4 7 - - - 4 19 11 3 17 - 10,020 3 7 47,470 5 1 



t £. 182. 4. 4. additional for Improved mill power. 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Commenced, but in which Final Awards have not yet been made. 



Note . — Tlie Districts marked thus (•) constitute Return No. 3. 



Probable 
Additional 
Amount to be 
Expended 
to Date 
of milking 
Final Award. 


Probable 
Date when 
District 
will 

be ready fo 


Amount 

of 

Moneys Repaid 
by Counties, 
or other Parties 
up to 

Date of this 
Return. 


Further Sums 
for which 
Presentments 
hy Counties 
have been made, 
to be Paid 
by Instalments. 


Whether tbeW orks 
are now being car- 
ried out to the full 
Extent proposed 
in the Report pub- 
lished before de- 
manding theFinal 
(or in Cases under 
“ Summary Pro- 
ceedings” the Se- 
cond) Assent of 
the Proprietors. 


If not, a brief Statement 
of the 

Principal Alterations or Omissions 
from the 

Plan then Proposed, 
which have been or are intended 
to be made. 


Probable 
Amount wliieli 

be necessary to 
Complete 
the Omitted or 
Curtailed Works 
as originally 
intended. 


Probable Area 
of the 

Lands Excluded 
from tlie 

Benefit of Draincgi 
by the 

Alteration or 
Curtailment of the 
Works. 


£. s. if. 




£. ». tf. 


£. t. a. 








A. V. 








— 


- 


- 




— 


5,000 - - 


End of 1857 








- - The lowest or Moystown Division, 
on which some portions of the con- 
templated works had been com- 
menced, was, on the recommendation 
of the Commissioners of Inquiry, 
altogether abandoned, as being un- 
necessary for the general drainage 
scheme. The Belmount Division has 
been similarly abandoned; and also 
the upper portion of the Frankford 
River. 

The upper portion of che Silver 
River, above BallyduiF bridge, as 
proposed in the Supplemental Re- 
port, has not yet been commenced, 
the propriety of carrying out the 
works being very questionable. If 
not completed, the figure under this 
head would be 

Considerable deviations have also 
been made, on the recommendation 
of the Commissioners of Inquiry, 
but no reliable statement could now 
be given of the saving in cost thus 
effected. 


5,987 - - 
2,500 - - 


1,484 0 0 
1,215 0 1) 


500 - - 


1857 




820 9 7 


They are not - 


— The alterations consist of the 
omission of that portion of the Dis- 
trict between Craugliwell bridge 
and the sea, and the restriction of 
the scale of the works generally to 
tlie extent proposed in the First'lte- 
port, in accordance with the recom- 
mendation of the Commissioners of 
Inquiry. A small portion along the 
Kaford River also omitted, because 
the increased value of the land 
would not be commensurate with 
the cost of the work. 


15,000 - - 


1,350 0 0 


2,200 - - 


1857 


1,015 1 8 


734 7 8 


They are not - 


- - Alterations: — Enlargement of 
channel for 10 miles in length beyond 
the size first proposed; removal of, 
instead of lowering Kilcrcevanty 
and Liskeevy mills; making an 
embankment and drain from Mill- 
town to Milibrook, instead of sink- 
ing the chanuel,und removing Mill- 
town mill. 

Omissions : — A mile ami a half of 
chamiel advanced towards com- 
pletion abandoned ; Milltown mill 
not removed; Milibrook mill not 
lowered ; abandonment of sinking 
30 miles of Rivers Clare, Dalgiu ami 
Dunmore; 90 miles of tributaries, 
and 103 miles of minor drains, not 
executed ; several mills on these 
rivers and tributaries nut lowered or 
removed. 


30,409 18 11 


12,202 1 0 


4,500 - - 


1858 


130 17 8 


302 4 - 


They nrc not - 


-- The whole of tlie Carhcenjr Divi- 
sion ami portions of the Cnrheeny 
andGaurus Divisions omitted hy re- 
commendation of tlie Commissioners 
of Inquiry. 


8,197 0 9 


1,441 3 30 
( ainllnueil ) 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Return No. 2. — List of Arterial Drainage Districts Commenced, 













AMOUNT of EXPENDITURE up to 31 December 1836. 1 








jroposed to be 
Drained or Im- 






















Estimated 


















COUNTY 


proved as given 


Increase 
















NAME 


or 




In the 


Works, 


Purchase 


Compensation 




Interest 










ore demand- 


Annual 


including 

Supervision 










- 


of 


COUNTIES 


ng the Final 
(or in Cases 
under “ Sum- 
nary Proceed- 


Lands, Mills, 


for 


L” 


on 






DISTRICT. 


in 


netting Value 
of 


or Cost 


Fisheries, 


Temporary 


Expenses. 


Borrowed 


TOTAL. 






which Situate. 




of 




Damages. 




Moneys. 








cond) Assents 


those Lands. 




Property. 












of the Proprie- 










* 




— 


— 












£. s. d. 






' 








A. B. F. 


£. s. d. 


£. s. d. 




£. s. d. 


£. s. d. 


£• A d. 




Inuy - 


Meath, West- 


16,181 3 30 


6,239 8 10 


30,766 8 5 


6,799 9 - 


688 15 7 


no 14 10 


9,435 5 9 


47,960 13 7 




meath, Long- 
fordand Cavan. 




















7 


Keenagh 


Longford 


1,882 0 0 


627 6 8 


7,451 18 3 






- - 


1,649 6 7 


9,101 4 10 


8 


Kilbeggau 


Westmeath and 
King’s. 


6,956 2 10 


2,3 36 15 - 


22,297 19 8 


480 9 .8 


68 2 10 


6 2 8 


6,329 2 9 


29,181 17 7 


!) 


Longford 


Longford 


5,390 2 8 


2,003 15 7 


30,583 2 7 


391 13 4 


509 5 - 


70 12 3 


8,419 1 3 


39,973 14 5 


10 


Loughs Corrib 


Galway and 


20,972 0 28 


5,676 7 2 
















Musk&Cnrra 


Mayo. 














11 


Lough Gnraac 
Mantua. 


Roscommon, 
May oand Sligo 


4,374 3 20 


1,640 - - 


17,890 6 9 


110 5 - 


26 13 8 


5 4 1 


4,528 8 8 


22,560 18 i 


12 


Lough Musical 


Mayo and Gal 


14,886 3 0 


4,632 - - 
















River Robe.* 


way. 


















13 


Lougb Neagh 


Londondeny, Ai 
trim, Down, Ar 
magh,&Tyrone 


20,000 2 12 


9,622 12 10 


~ 


- 


| _ 




- 






Loughs Oughte 


■ Cavan, Leitrim 


11,704 2 15 


5,000 - - 
















andGowna,an 
River Erne.* 


and Longford 




















Rinn and Blue 
River. 


Leitrim an 
Longford. 


5,691 1 11 


2,164 15 - 


21,310 17 3 


363 - 11 


j 


6 2 5 


4,730 2 2 


26,410 2 0 


16 


Shauagoldent 


Limerick 


1,638 0 28 


875 - - 


2,850 7 7 


. 


L 


- 2 - 


1,751 4 1 


4,601 13 8 


— 






168,121 0 IS 


60,073 7 7 


298,360 ID 


15,967 4 


1 8,494 1 9 


607 4 4 


81,889 10 3 


400,319 - 8 



t The completion of this District was left an open question by the Commissioners of Inquiry in 1853, but nothing has been done further 
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9 



but in which Final Awards have not yet; been made — continued. 



Probable 
Additional 
Amount to be 

Expended 

to Date 
of making 
Final Award. 



Probable 
Date when 
District 



be ready for | 
Award. 



£. t. d. 
14,800 - - 



will 



Moneys Repaid 
by Counties, 
r other Parties, 



Date of this 
Return. 



Further Sums I 
for which 
Presentments 
by Counties 
have been made, 
to be paid 
by Instalments. 



[Whether theWorks| 

ried out to the full 
stent proposed 
the Report pub- 
lished before de- 
manding the Final 
(or in Cases under 
“ Summary Pro- 
ceedings” the Se- 
cond) Assent of 
the Proprietors. 



They a: 



If not, a brief Statement 
of the 

Principal Alterations or Omissions 
from the 

Plan then Proposed 
which have been or are intended 
to be made. 



Probable 
Amount which 
would 
be necessary to 
Complete 
the Omitted or 
[Curtailed Worksl 



intended. 



Probable Area 
of the 

Lands Excluded 
from the 

Benefit of Drainage 
by the 

Alteration or 
Curtailment of the 
Works. 



They a; 



- - A portion of the District from 
Newcastle bridge to Lough Rec, and 
the additional works proposed at 
Newcastle, omitted by recommenda- 
tion of the Commissioners of In- 
quiry. Works hetween the mills of 
Cl, yuan and Ahbeyshrule omitted, as 
tlie cost would be excessive com- 
pared with the extent of land to he 
benefited. In consequence of the 
temote prospect of completing the 
works of the district within a rea 
sonable time, owing to scarcity of 
labour, and, therefore, greatly in- 
creased cost, it is in contemplation 
to recommend to the Treasury the 
catting off a large portion of the 
tipper end of the district. 

• ' - - The Fallon Division, which isex- 
I cavated for more than two miles to 
a depth of four to five feet, and was 
intended to be eight to nine feet, has 
been omitted ; several drains from 
the head of the Keenagh Division 
proposed to be excavated for a 
length of 600 perches, omitted ; the 
Holywell Division also omitted. 

■ - - The proprietors having declined 

to assent to the completion of the 
works, as put before them in the 
i Supplemental Report, on the rccom- 
| memiation of the Commissioners of 
| Inquiry a portion of the works im- 
1 mediately below Kilbeggan was par- 
tially abandoned. 

I Extensive improvements in con- 
nexion with the mills, which had 
been contemplated, were also deci- 
ded on being omitted, but there are 
no sufficient data to estimate the ex- 
penditure saved thereby. 

- - - For a distance of six miles the 

. - channel in one part is diiected to be 

'[ left from three tosixfeetlessindepth than was proposed, and for about 
vo and a half miles in another part, the channel Is now closed at from 
vo feet six to three feet under the proposed depth, being only five to 
v feet deep; 620 perches of main drain ordered to be omitted. 



£. a. 

2,463 10 8 I 



They ai 



They ai 




They are, with - - The work omitted is the deepen- 
ne exception. iug of the Finisklin River, to the 

! I execution of which the proprietor of 

I the adjoining land objected. The land affected is partly relieved 
by the deepening of the Breedoge River. 




I to be omitted, having been partially opened up by the proprietors, 
and the consequent mill alterations are also to be omitted. Hie 

| Carriekarolmr stream is to_bo omitted. 

- 'I They are not -I 



151- 



, r l9 there any probability that anything will be done, the circumstance not being such as would warrant further outlay. 

C 2 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



RETURN No. 3. — NAVIGATIONS combined with Drainage. 



| Ballinavnore and 
Ballyconncll 
“ Grand Junc- 



I Loughs Corrib, 
Mask and 



COUNTIES 



which Situate. 



Cavan, Ferma- 
nagh, Leitrim, 
and Roscom- 



Length 
of the 

proposed | Area of the 
Navigation 



| tern plated! 
the Report 
published 
before 
demanding 
the Final 
(or in eases 

Summary 
iProceedinesI 
the 2d)' 
Assents of 
the 

Proprietors. 



St at. Mil. 
39} 



3,401 0 20 
120,972 0 



Lands 

Proposed 



Improved, 



Note. The Districts in this Return are also included in * 



AMOUNT of EXPENDITURE np to 31 December 1836. 



Works 

including 

Supervision, 

Cost of 
Local Staff. 



Lands, Mills, 
Fisheries, 



other 

Property. 



Expenses. 



«t«u «... «, 18 , 



Borrowed 

Moneys. 



36/313 1 1 251,947 



f See Return No, 1 . 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



RETURN No 3. — NAVIGATIONS combined with Drainage. 



Return No. 2, except the Hind, which will be found in No. I 



Probable 

Additional 

Amount 

Expended 



Date of making 
Final Award. 









Whether 








the Works are 










Probable 


Moneys repaid 


for which 


carried out 


Date when 


by 


Presentments 


full Extent 


District 


Counties, 


by 


Dimension 








proposed 


will be 












have been made. 


Report pub- 


ready for 




to be Paid 


lished before 


up to the 




Award. 


Date of 


by 


the 

Final Assent 




Return. 


Instalments. 


of 








Proprietors. 


1857 


£. *. d. 

2,208 5 1 


£, s. d. 

' ' ' 


They are not 



If m 



1, a brief Statement 
of the 

principal Aleratlons or Omissions 
from the 

Plan then Proposed, 
which have been or are intended 
to be made. 



Curtailed Works 



0 in . instead of six feet, the lock chambers 



- - The principal alteration is 
the excavating of the depth of 
the channel for navigation to 



_ks connected therewith being liowev.. 
exeented to the full dimensions ; the surface level of the water for navigation, in the reaches from 
Skelan to Aghoo and from Ballyduff to Castlefore, has also been raised one foot, as a portion of 
the canal in these reaches would most probably rise in the bottom if the originally proposed water 
level were maintained. The proper deepening of the Derrylarey, Drnmderg, Blackwater, and 
Foghera Rivers is not being carried out. 



’ - - 


- - Award | 






i They are not 


2,000 - - 


1857 


1 1,951 3 4 


' ’ - 


They are not 



siderable alterations have been made ii 
single lock has been substituted for the propoeed double 



- - Galway Canal . — The general 
plan anil dimensions proposed 
have been carried oul ; but eon- 
render the navigation more efficient, viz. a 
Folan's-lane, and the canal 



been lined throughout with walls of masonry and coped, in lieu of rooky side slopes as proposed. 

Newcastle Shoal. — Executed as proposed. 

Friar’s Cut - - - Ditto. 

Meulo Shoal - - - Ditto. 

Annadown Channel, Clydagh Channel, Illaunencel Channel. — It was proposed to excavate chan- 
nels through these shallows 200 feet in width and 6 i feet deep ; but in consequence of difficulties 
experienced in the execution of the works, not anticipated in the published report, the width of these 
chanuels has been reduced to that of the Friar’s Cut, namely, 100 feet. 

Claregalway River, Cregg River. — In progress of execution as proposed, with the exception 
of the channels through the bars at the mouth of these rivers, which it was proposed to open for a 
width of 100 feet ; but which, in the Claregalway River, has been opened' only 60 feet wide, and iu 
the Cregg River 40 feet ; any greater width would not lie maintained by the scour of the channels.- 

Waterdale River. — In progress of execution as proposed. 

Gortmore River. — Works executed as proposed, with the exception of the dredging of the bar at 
the mouth of the river, which it was proposed to make 100 feet wide, but which will be executed 
only 20 feet 

Oughterard Worhs — The works as proposed were to excavate a navigable channel 40 feet wide, 
from the deep water of Lough Corrib up to the old landing quay. This arrangement was not carried 
out ; a new pier has been built on the shores of Lough Corrib extending into the deep water near the 
mouth of the river, which answers all purposes of navigation, and the lands have been effectually 
drained by the lowering of the lake. 

Failmore and Bealndbrach Rivers.— No works executed, as it was found that any channels 
opened through the bar at the mouth of these rivers would be filled up by the first flood. 

Doughta River. — Same observations. 

King’s Quay (Cong). — In the execution of the navigation works between Loughs Corrib and 
Musk, a landiog quay was formed within 100 yards of King's Quay, which rendered any works at It 
unnecessary. 

Ballymagibbon. — It was proposed to make berths alongside present landing pier, which work is in 
progress. 

Annaheen . — Same observation as to Ballymagibbon. 

Kielhyle - - - - Ditto. 

Black River. — Executed as proposed. 

Knock Ferry - • Ditto. 

Connexion of Lough Corrib loith Lough Mask.— It was proposed in the original report to connect 
Lough Mask with Lough Corrib, by a channel made for the combined purpose of drainage and 
navigation. The work has been executed to the extent necessary to effect the drainage of iho 
lands on the margin of Lough Mask : but the portion of the work necessary for the purpose of 
navigation has not been completed, and the navigation of flic Loughs Corrib, Mask and Cara District 
now terminates at Cong on Lougli Corrib. 

The drainage works have been executed in accordance with the published report, with the 
exception of those on the Kilroe, Mountross, Clydagh, Ballymagibbon, Bealnabraek, and Auglmarure 
tributaries, in which cases it was ascertained that the increased value of the laud to be drained would 
not be commensurate with the cost of the works necessary to relieve them. 



l’robable 
Amount which 
would he 
necessary to 
Complete the 
Omitted 



Length 

of 

Navigation 

left 

Unfinished 



consequence-1 
I of the 
Alterations 



Area of the 
| Lauds excluded 
from 

Benefit of 
| Drainage by the 
Alteration 



i!ment| 

ially | of the 
Works. 



Curtailment 



ptof. Measure. 
1,800 0 0 



32,000 - 
(For Navigation alone.) 

7,084 - - I - - 

(For Drainage.) 



140 0 ■ 
I,5C4 O . 



I I I i ) 

t Apportionment of Expenditure Drainage, 137,738 1. 13*. 2d.; Navigation, 95,400 1. 11s. lid. 

15>- c 3 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Return No 3. Navigations combined with Drainage— continued. 



Length ! 
of the 
proposed 

Navigation 



Itemplated in 
the Report 
published 



COUNTIES 



Summary 
IProceedingsl 
1 the 2d) 1 
Assents of 









i.rea of the 
proposed 



Drained, 

Improved, 



St at Metis. 
1. 1,886 3 ( 



AMOUNT of EXPENDITURE up to 31 December 1856. 



Works 

including 

Supervision, 



Lands, Mills, 
Fisheries, 



Cost of 
Local Staff. 



Londond erry, An- 
trim, Down, Ar- 
magh, and Ty- 



Loughs 0 lighter 
and Gowna, and | 
River Erne. 



Property. 







for 


Law 


Temporary 


Expenses. 


Damages. 




£. s. d. 


£. s. d. 


273 17 1 


515 9 4 



26,000 3 12 



> 

rint 



I 



4,404 10 5 2,180 8 1 



Borrowed 

Moneys. 



34,070 9 7 232,655 



222£ 83,210 0 16 705,269 12 3 31,138 19 9 9,600 8 6 2,963 3 7 132,056 6 1 881,028 9 2 



£■ 

04,167 4 5*1 



99,023 1 6(1 



* Apportionment of Expenditure Drainage, 60,453 1 . 19 s. 7 d . ; Navigation, 3,713 1. 4 s. 10 cl. 
t Apportionment of Expenditure;— Drainage, 139,8391. 2 s. lOrf.j Navigation, 92,81 5 1. 17 s. id. 
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Navigations combined with Drainage — continued. 



Whether 

Amount of Further Sums the Works are 
being 

Probable Moneys repaid for which carrieil out 
to the 



Principal Alterations or Omiss 



other Parties, have been made, Report pub- 



„ . , Plan thou Proposed, 

Report pub- 
lished before which have been or are inten 
demanding 

the to be made. 



! This drainage district included the works necessary for the lowering 
j and regulating of the level of Lough Mask, and opening up and im- 
j proving its Various tributaries, but lias been curtailed in extent 
very considerably. The only works executed were those necessary for 
! the regulation of Lough Mask, and the improvement of the River 



and the opening up of the Poulnasillagh, the Lough Cana, Towerhill, 
and Bunnatuliber, and Turloughnasheen tributaries. The principal works 
omitted are us follows The improvement of the River Robe from Lough 
Mask to Creagh bridge, and from Crossboyne to Briekeeus bridge, 
and the Opening up of the Drumeady Lough, Scardaun, Clarelough, 
IJallindine, Eskerlavalty and Custlegar tributaties: the Cloonkeely, 
ICnocklnss, browns town, Currowkilleen, and Loughbeg tributaries to 
Loughearra: the Cloonlough, AiUe, Srab, Owiubinc, Shranalong, and 
Toorlaggah Rivers. 



e - | - The alterations consist of 

additional works executed in the 
' construction of wharfs or quays 
I at “Toome,” Portglenone,’ 1 and 
j the “Cults,” and in the con- 
siruction of five lockliouses not 
included In the original estimate 



7 4 808 11 3 ] They are not -- The works are not being cav- 

| ried out to the full extent pro- 

posed in tlic report published be- 
| fore demanding the final assents 

of the proprietors. 

r '1 he principal alteration of the 

plan is the omission of the navigation part of it, which it was then proposed 
to extend to Cloggy, on the main river, and to Butlershridge on the 
Annalu.to Drumkeen within a mile of Cavan, on the Cavan River, anil on 
the western line to the town of Killeshandra. As the level of the Beltur- 
bet weir has not been altered, the benefit of drainage to the extent pro- 
I posed in the Supplementary Report has not been given to tlie lands from 



I Belturbet to the points mentioned, as the extent of the proposed navigation. 
I Between Cloggy and Wateraghy mill, the only work proposed in the Pre- 



liminary Report that has been done, is the excavation of the channel, and 
the removal of the bridge at Scarvej. Tile tributaries falling into the 
Upper Erue at Dromgore from Knockaghy, and into Lough Gownu on the 
southern and western side, have not been opened, with the exception of 
the lower part oftlie RosduffUiverandtheCorfreestream. On that avan 
River, the portion between Fortview near Cavan, the diversion of the 
Roscolgan River, and the extension to Pollabano Lough lias not been done. 



t Apportionment of Expenditure : — Drainage, 80,160 1. Is. Ud.; Navigation, 12,81 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



RETURN No. 4. — LIST of Arterial Drainage Districts for which Final 





j 








No. 


N A M E 
of 

i 

; DISTRICT..' 


Counties in 
which situate. 


Date 

of 

Pinal Notice. 


1 


Ardanairy - 


Wicklow 


10 Sept. 


1847 


2 


Askillaun - 


Mayo - - - 


22 Sept. 


» 


3 


Brceoguc ... 


Sligo ... 


3 Sept. 




4 


Briekey - 


Waterford 


19 Feb. 


„ 


5 


Burton Hull 


Carlow and Kildare - 


23 Not. 




G 


Carrowbeg - 


Mayo ... 


22 Sept. 




7 


Clongill - - 


Meath - 


19 Jan. 


1848 


8 


Griffinratlt - 


Kildare - 


19 Jan. 


„ 


9 


Iriblitown, Ougcnstown, 
and Grange Streams. 


Meath - 


3 Sept. 


1847 


10 


Kilelirecst - 


Galway - 


3 Sept 


n 


11 


Kisdoon - 


Tipperary 


3 Sept. 


„ 


12 


Maine ... 


Antrim - 


22 Oct. 


1846 


13 


Martinstown, Carbury - 


Kildare - 


12 May 


1847 


U 


Quoile - 


Down - - - 


13 May 


1851 


15 


Ralieen - 


Carlow ... 


23 Nov. 


1847 


16 


Red Cross - 


Wicklow- 


3 Sept 


„ 


17 


Shanbogh - 


Kilkenny 


3 Sept. 


„ 


18 


Skane « 


Meath - - - 


26 Oct. 
Totals 


” 



Information Published in the Report submitted 



Catchment Basin. 
Statute Measure. 



Acres. 

1,490 

1,500 



1,800 

900 

8,840 

20,800 

13,720 

57,600 

57.000 

3,667 

6,700 

2,500 

24.000 
390,877 



Improved. 
Statute Miles. 



Aliles. 

3 * 



H 



105 



81 S 



Injured Lands 
proposed 
to be Drained 

Improved. 
Statute Measure. 



304 0 0 
827 0 0 
600 0 0 
64 0 0 

381 0 0 
827 0 0 
469 0 0 

2,424 0 0 
1,570 0 0 
2,192 0 12 

116 0 0 
1,380 0 0 

424 0 0 
332 0 0 
861 0 0 
3,900 0 0 
16,122 0 13 



Printed image digitised by the University of Southampton Library Digitisation Unit 




RETURNS RELATING TO ARTERIAL 



DRAINAGE IN IRELAND. 



5 



Notices were Issued, tat in which the Worts hare not yet been commenced. 





for Assents of Proprietors. 




Amount 








Estimated 


Estimated 




of 




Cause why the Works have 






Increase in the 


Cost 




Expendit 


re 










of the Works, 




not been 


OBSERVATIONS. 




Letting Value 


including Interest 












of those 


Borrowed 




Preliminary 


proceeded with. 






tads. 


Moneys. 




Surveys, &c. 

.. 








£. s. d. 


£. S. 


d. 


£. s. 


d. 








120 10 - 


961 - 


- 


47 1 


8 


- - - - 


Summary proceedings. 




92 - - 


765 - 


- 


52 3 


1 





- - Summary proceedings, transferred 
















to Land Improvement Act, and works 
executed by the Marquis of Sligo, from 
whom the preliminary expenses were 
recovered. 




453 10 - 


6,731 - 


- 


49 12 


3 





Summary proceedings. 




330 16 - 


2,946 18 


5 


81 9 


3 


- - - - 


Summary proceedings. 




200 - - 


1,743 - 


- 


38 12 


9 





Summary proceedings. 




25 12 - 


300 - 


- 


28 8 


2 





- - Summary proceedings; works exe* 
cuted under land Improvement Act. 




. 


721 - 


- 


38 9 


- 





Summary proceedings. 




98 2 - 


858 - 


- 


49 16 


6 


- - Want of funds in 
the first instance ; and 


Summary proceedings. 




164 3 - 


837 10 


_ 


32 14 


3 


subsequently Treasury 


Summary proceedings. 










Order against under- 
taking anv new respon- 










1,056 - - 


9,081 - 


- 


ISO 18 


2 


sibilities. 


Summary proceedings. 




360 - - 


2,513 - 


- 


117 11 


10 





Summary proceedings. 




713 8 7 


10,260 15 


10 


677 3 


2 





- - Ordinary proceedings ; 295 l. con- 
tributed for preliminary expenses. 




40 12 - 


267 - 


_ 


18 17 


3 





Summary proceedings. 




1,540 - - 


24,677 6 




273 19 


0 




- - Ordinary proceedings; 100/. con- 










tributed for preliminary expenses. 




116 12 - 


1,284 - 


_ 


37 11 


- 





Summary proceedings. 




66 8 - 


690 - 


- 


47 8 


10 





Summary proceedings. 




135 7 6 


1,441 12 


- 


57 16 


- 





Summary proceedings. 




610 - - 


4,394 - 


- 


72 13 


9 





Summary proceedings. 




6,122 I 1 


69,472 2 


11 


1,902 6 1 







151 * 



D 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



RETURN No. 5.— LIST of Arterial Drainage Districts for which Memorials were presented to 



No. 


NAME 

of 

DISTRICT. 


County 
or Counties 

which situate. 


Date 

of 

Memorial. 


Names of Parties 
by whom 

Memorial was Presented. 


Statement 
of Progress made 
with th,e 

Preliminary Surveys, &c. 








1 

1 





Part I Showing Seven Cases of “Ordinary Proceedings” in which Reports have 



Athboy - 


Meath - 


14 June 


1343 


Lambert Disney - 


Report and plans published - 


Barna Slob 


Galway 


6 Dec. 


1845 


A. H. Lynch 


- - - ditto - 


Dodder - 


Dublin 


30 June 


1843 


Corporation of Dublin - « 


- - - ditto - - - 


Feigh 


Roscommon and 


■ - 


” 


W. Murphy and Fitzstephen French - 


- - - ditto ... 


Lough Erne - 


Fermanagh, Cavan, 
Donegal, Mona- 
ghan, Leitrim, 
and Tyrone. 


24 April 


184G 


John Collum for Earls of Erne and 
Enniskillen. 


- - - ditto - 


Roe River 


Londonderry 


23 Sept. 


1844 


J. Martin ------ 


- - - ditto - 


Suck River 


Galway and Ros- 
common. 


2 Sept. 


1846 


Earl of Clancnrty and others 


- - - ditto - 



Part II. — Showing Four Cases of “ Ordinary Proceedings ” in which no Reports 



Barrow - 


Kildare, King’s and 


26 Feb. 


1846 


Duke of Leinster and others 


Survey not completed 


Lady’s Island Lake - 


Wexford 


18 March 


1845 


E. W. Nunn ----- 


Survey partly made, but Re- 
port not drawn up. 


Lower Bann and 
Coleraine Harbour. 


Antrim and Lon- 
donderry. 


18 May 


1844 


Merchants of Coleraine - 


Survey completed and Report 
made, but not printed. 


Tacnmsbin Lake 


Wexford 


28 March 


1845 




Survey not commenced 



Part III. — Showing Forty-two Cases of “ Summary Proceedings” in which Reports are published, 

at the Request of 



Aghacurreen River 
and Barrow Harbor. 
Alichafin ... 



Arrigadeen 
Ballinlig Stream 
Ballycolliton - 
Ballymacool 



r Let- 



Castlemaine 
Cavan Lakes - 
Cludy 

Claureen River 



Clonagh - 

Currygranny and 
Briskill. 

Cusbaling 
Doonbeg - 

Doontrusk and Car- 
rowsallagh. 

D unleer and White 
River. 






Kildare 
Cork - 
Kildare 
Tipperary 
Donegal 
Meath 
Kerry - 
Cavan • 
Londonderry 



Clare ■ 



Kildare 
Longford 
Kildare 
Clare - 
Mayo - 
Louth - 
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11 April 1846 
16 October 
August 



26 October 
21 May 
7 October 



1 May 
26 Feb. 
1 May 
4 May 



10 Nov. 1846 
16 October „ 



18 Sept. 

19 October 
23 March 
17 Sept. 

23 March 



Sir E. Denny, Bart. - 

R. M. O’Ferrall for S. E. M'Donnell - 

Grand Jury, per W. Johnson 

G. Robinson, Lord Harberton 

J. Parker ------ 

Viscount Southwell - - - - 



D. W. Supple - - - - - 

Lords Kenmare aud Monteagle - 
Lord Farnham - 

G. Bicknell, agent to Mercers’ Company 
M. Keane, on the part of the Marquis 



Henry Musters - 
R. M. O’Ferrall for S. E 
Rev. M. Comyn, P. P. 



Sir R. O’Donnell 
R. M. Bellew 



Report published 
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the Board of Works, and in which the Primary Surveys were but ^ 



Information, so 


far as Ascertained, or Approximately 
Estimated. 


Amount 

of 

Expenditure 

Preliminary 

Surveys, 

&c. 


Catchment 

Basin. 

Statute Mea- 


Length of 
Rivers or 
Main Drains 
to be Made or 
Improved. 
Statute Miles 


Area of Flooded 
or Injured Lands 
proposed to be 
Drained 
or Improved. 
Statute Measure. 


Estimated 
Increase in the 
Yearly 

jLetting Value 
of 

these Lands. 


Estimated Cost 
of 

the Works. 


J Acres. 


Slat. Miles. 


A. R. P. 


£. a. d. 


£. «. d. 


£. s. d. 


been pub 


ished, but the Preliminaries 


have not been completed, not 


the Works cc 


34,350 


10 i 


1,717 0 0 


530 


4,679 7 10 


39 17 7 


2,750 


' - ' 


201 0 0 


205 5 - 


2,081 - - 


50 2 5 


35,200 


12 


185 0 0 


275 5 -* 


30,000 - - 


106 18 6 


53,000 


16 


1,512 0 0 


930 - - 


6,621 8 7 


149 9 7 


973,440 


50 


17,554 3 0 


6,728 19 11 


108,856 6 8f 


929 2 10 


84,640 


9£ 


2,863 0 18 


1,119 4 10 


23,468 13 91 


256 19 7 


400,640 


438 


72,337 2 6 - 


13,275 2 4 


242,060 - - 


1,538 1 8 


1,584,020 


536 


96,370 1 24 


23,063 17 1 


417,766 16 10 


3,070 12 2 



40 l. contributed by proprietors. 
40/. - ditto - - ditto. 



* 100 /. ditto - - ditto. To this 
should be added about 4,000 1. per 
annum for improved and newly cre- 
ated mill power. 



t This includes the cost of large works 
of navigation, the anticipated profits 
from which are not stated. 200 /. 
contributed. 



1 250 /. contributed, including consider- 
able works of navigation. 



Drainage, navigation, and mill power. 
470 1. contributed. 



lave been published, the Preliminaries not completed, nor the Works commenced. 



300 1. contributed. 

Postponed ; not remunerative. 

* This is a purely "navigation" measure.. 
Postponed ; not remunerative. 



but Preliminaries not completed for 
the Applicants. 



»ant of Assents; including also Rejected Cases, and Cases postponed 



4,986 


2$ 


2,740 


3 


14,720 


6 


1,673 


4 


1,500 


2 


198,400 


30 


19,676 


n 


36,000 


15 


3,000 


2 


2,419 


3 


4,200 


3 


8,800 


n 


33,280 


20 


2,800 


3J 



329 I 2 
1,672 0 29 



1,856 

1,010 
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671 10 - 


8,814 - - 


58 12 3 


115 - - 


1,332 - - 


31 14 - 


833 - - 


10,960 - - 


116 11 5 


86 12 10 


810 1 8 


11 4 3 


161 - - 


1,392 1 4 


43 17 1 


24 8 - 


318 - - 


9 5- 


115 — — 


870 


41 11 3 


4,102 - - 


52,735 


255 9 5 


380 - - 


2,070 - - 


39 2 11 


528 17 - 


7,990 


38 4 4 


94 10 - 


1,015 - - 


59 7 7 


93 5 - 


780 


26 6 9 


183 6 8 


2,211 - - 


23 8 5 


556 16 - 


5,243 - - 


. . 


353 10 - 


6,590 18 - 


98 2 3 


58 5 - 


960 - - 


- 15 11 


6 17 10 


1,397 * 


54 3 - 


SoUthampto 


n Library Digil 


sation Unit 



Transferred to the Barrow. 
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Return No. 5. — List of Arterial Drainage Districts for which Memorials were presented to the 



No. 


! 

! NAME 

DISTRICT. 


County 
or Counties 

which situate. 


Date 

of 

Memorial. 


Names of Parties 
by whom 

Memorial was Presented. 


Statement 
of Progress made 
with the 

Preliminary Surveys, &c. 


j 

Part III. — Showing 42 


Cases of “ Summary 


Proceedings,” & c.- 


— continued . 




29 


Teale, Gale, and Brick 


Kerry - 


23 April 


1846 


Pierce Mahony ----- 


Report published 






Dublin and Meath 


10 June 




J. Rogers ------ 


- - - same - 


31 


Griffinstown - 


Westmeath - 


7 January 1847 
12 May 1846 


J. Fetherston - - - - - 

Lord De Vesci and Edward Staples 


- - - same - I 


32 


Gully 




16 Feb. 


1847 


Thomas Wise, M. P. - 


- - - same - - 






Kerry - 


11 April 


1846 


Sir E. Denny, Bart. - 


- - - same - . 


34 


Kinturlough - 


Galway 


28 April 


” 


Thomas H. Gray don - - - - 


same - 


35 


Knocknabooley 


Mayo - 


17 Sept. 




Marquis of Sligo and Sir R. O’Don- 


- ■ - -» ■ - 




Lauun 




25 No v. 




Robert Murdock - 


- - - same - 


37 


Limerick 


Limerick 


14 March 


1850 


E. W. Seymour, J. N. Russell, and 
others. 


same 


38 


Liscloglier 


Meath and West- 


17 Jan. 


1846 


G. W. Hamilton, for W. F. Tighe and 
others. 


- - - - . 


39 


Maguire’s Bridge and 


Fermanagh - 


17 Sept. 


” 


Sir A. B. Brooke - 








Fermanagh - 


18 Sept. 




D. M‘ Mahon and J. Muldoon 




41 


Moyvalley 


Kildare 


19 Oct. 




R. M. O’Farrell, for S. E. M’Donnell - 


- - - same - - 


42 


New Abbey 


Kildare and Wick- 


21 Oct. 


» 


J. C. Roberts ----- 


- 








22 May 


1847 


John Smyth and others - - - 


- - - same - 


44 


Newtown 


Carlow - - I 


19 April 


” 


Rev. G. B. Dawson and James 
Butler. 


- same 


45 


Parson’s Green 


Fermanagh - 


18 Sept. 


1846 


H. Clendinning ----- 


- - - same - - 


46 


Scariff River and 
Lakes. 


Clare - 


2 May 




F. Drew, R. Westropp ... 


. . . - - 




Shiven - 


Galway 


14 April 


u 


Lord Clonbrock and others - 


- game - 






Clare - 


29 May 




R. A. Studdert ----- 




49 


Swanlinbar 


Fermanagh - 


16 Sept. 


” 


Earls of Erne and Enniskillen 


- - - same - - 


50 


Tay River 


Waterford - 


29 March 


1847 


Edward O'Farrall, agent to Sir J. Ken- 
nedy. 


* • ‘ same • ' 


51 






25 May 




C. W. Hamilton - - - 




52 


Tralee Bay 


Kerry - 


28 April 


1845 


Sir E. Denny, W. Denny - - - 


- - - same - 


53 


Washpool 


Limerick 


19 March 


1846 


Rev. W. Waller ----- 





Part IV. — Showing 236 Cases of “ Summary Proceedings,” 



in which no Reports have been published 
all further 



54 


Aclare - 


Meath - - - 


28 March 


1846 


55 


Aghavea - 


Fermanagh - 


10 May 


1847 ! 


56 


Aghaweena 


Fermanagh - 


16 Sept. 


1846 


57 


Aghbillincade - 


Fermanagh - 


16 Sept. 




58 






2 August 1847 


59 


Ahascragh 


Galway 


6 Oct. 


1846 


60 


Allen - 


Kildare 


27 Nov. 




61 


Annalee - - - 


Cavan - 


11 March 


1847 


62 


Athanagh 


Queen’s 


14 April 


1846 


63 


Athenry - - - 


Galway 


9 Oct. 


64 


Augheowall 


Fermanagh - 


16 Sept. 




65 


Auburn Villa - 


Galway 


28 July 


» 


66 


Ayle 


Mayo - - - 


20 Nov. 




67 


Bailieboro River 


Cavan - 


23 Nov. 


1847 


68 


Balbriggan ; Delvin 
River. 


Dublin and Meath 


10 Oct. 


1846 


69 


Balleghor, Lough 


Longford 


28 April 


1847 


70 


Ballaghaig 


Galway 


24 April 


1846 


71 


Ballinabarroge - 


Waterford - 


12 April 


1847 


72 


Ballinaboola - 


Wexford 


4J". 


” 



H. C. Singleton - 

Sir A. B. Brooke 

Earls of Erne and Enniskillen 

Earl of Erne - 

E. J. Cooper and others 

Lord Clonbrock - 

Duke of Leinster 

Thos. Clements - 



Lord De Vesci and Gerald Fitzgerald 
W. T. Smith - 
T. Benson, J. J. Fox - 
A. W. Blake - 



Maria Boswell 



Survey not commenced 
Survey not commenced 



Levels taken ; flooded lands 
sketched ; report not written 



Survey not commenced 
Lands sketched; sections made, 
report partly written. 



Field-work complete, 
report not written. 



J. Neville Bagot - 
E. O’Farrell - 
R. C. Brown Clayton, and others 
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Board of Works, and in which the Preliminary Surveys were commenced, but not completed — continued. 



Information, so f 


ar as Ascertained, or Approximately 
Estimated. 


Amount 1 

of 




Area of | 
Catchment ! 
Basin. | 

Statute Mea- 


Length of 

Main Drains 
o be Made or 
Improved, 
statute Miles. 


Area of Flooded 
or Injured Lands 
proposed to be 
Drained 
or Improved. 
Statute Measure. 


Estimated 
increase in the j 
Yearly j 

Letting Value 
of 

these Lands, j 


Estimated Cost j 
Of ; 

the Works. 


Expenditure 

Preliminary 

Surveys, 

&c. 


OBSERVATIONS. 


Acres. 


St at. Miles. 


A. R. P. 


£. ». d. 


£■ s. d. 


£. s. d. 




302,080 


57 


8,319 2 6 


1,797 19 - 


20,782 5 10 


260 7 8 




22,668 


12 


1,219 2 0 


620 - - 


6,900 - - 


81 5 0 




1,040 


- 


280 0 0 


70 - - 


441 - - 


10 8 4 




| 14,400 


12 


2,847 2 0 


996 - - . 


12,240 - - 


94 10 6 | 






4 


413 0 0 


165 4 - 


2,067 9 6 


32 4 1 




230 


- - - 


230 0 0 


178 4 - 


1,493 10 - 


46 10 5 


This is land to be reclaimed from the 


1,200 


3 


201 0 0 


100 10 - 


1,374 1 7 


- 15 11 


Preliminary expenses transferred to 
other districts belonging to the same 
proprietors. 




20 


2,183 0 0 


764 1 - 


9,922 - - 
26,296 14 - 






2,560,000 




681 3 33 


596 15 -* 


48 17 2 


* To this should be added about 8,0001. 
per annum for improved mill power 
and new ground made in the city of 
Limerick, &c. 


23,040 


18 


2,405 0 0 


841 15 - 


9,233 19 3 


87 16 - 




94,080 


20 


1,210 6 0 


520 - - 


8,464 - - 


77 8 4 




10,000 


8i 


472 0 0 


211 - - 


3,348 - - 


55-4 




1,400 


2 


327 2 10 


106 9 2 


1,030 - - 






6,316 


. - - 


1,569 0 0 


549 - - 


5,329 - - 


89 16 6 












. 




Not entertained. 


1,168 


2i 


342 0 0 


59 17 - 


627 - - 


19 17 8 




600 


2 


302 0 0 


122 - - 


1,878 - - 


14 19 5 




68,480 


18 


4,380 0 0 


1,642 10 0 


23,728 14 4 


195 7 10 






23 


1,420 0 0 


568 - - 


5,900 - - 


t 


-j- Transferred to Suck district. 






2,266 0 0 


793 - - 


9,970 - - 






30,000 




1,382 0 0 


521 - - 


7,332 - - 






| 7,040 


C 


1,096 0 0 


246 12 - 


2,963 


38 11 5 








1,363 3 39 


579 5 6 


6,328 5 - 


70 6 10 




8,380 




1,400 0 0 


1,618 - - 


15,014 17 8 






3,600 


. - - 


230 0 0 


215 - - 


2,000 - - 


19 6 3 




3,627,516 


355J 


56,070 2 37 


22,046 - - 


290,151 18 2 


2,609 18 9 





nor the Preliminaries completed, by reason either of their Magnitude, or the Orders of tne Treasury to suspend 
“ Preliminaries.” 
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Return No. 5.— List of Arterial Drainage Districts for which Memorials were presented t. 



■County 






NAME 1 


Date 


Names of Parties 


! or Counties 






" 1 to 


of 


’by whom 


DISTRICT. | 


Memorial. • 


Memorial was Presented. 


which situate. 

' ■ 







Part IV. — Showing 23G Cases of ‘‘Summary Proceedings,” &c. — continued. 

King's and Queen’s 15 May 1847 J. H. Drought and others.. . 

Mayo - - - 19 May „ E. H. Taaffe and’others - 

Kilkenny ' - - 30 April 1846 X. Atkinson and W. Sheppard - 

Longford - - 3 Dec.- Rt. Hon. R. M. O’Farrell and others - 



Ballinacarrig and 
Clonlion. 

Ballinacostello o 
Mannin Lake. 
Ballingarry Lake 

Ballinree Stream 



B&nlehinch River 
Bann Bridge - 
Banfeoge 

Barrow (near New 
Ross). 

Barry River - 

Bawnmore 
Bek an Lough - 
Blackmoor 
Bloody Bridge 
Bogs of Poulcrissane 
and Derryorissanc. 
Bonnet River - 
Boryblone 
Bride - 
Brookborough - 
Brosna River (near 
Mullingar). 

Buncon Lake - 
Bush 

Callahan - 

Lallan (King’s River) 
Camcor - 

Canamore 

Carrigaline and Ringa 
bells. 

Carrigbuec 

Castleflnn (Finn and 
Moume.) 
Castieshaue 
Claddagh 

Clare and Litters - 

Clogarrovr Stream - 
Cloaca t - 
Cloon&cuaha - 
Cloooascra 



Cloonloghan - 
Cloughjordan - 

Co d River 
( ulebrook 
I'idligan River 
Colt 

Complnnn lakes 
Coolborren 



Cnradoiner and Ter- 

Corelimgh Lough - 

Cortlruon 

Cuiratraana 

’ourtmacs berry 

CrrevaV 



Kildare 

_M onaghan and Louth 



Wexford 

Longford 

Tipperary 
Mayo - 
Kildare 

Galway 

Leitrim 
Queen’s 
Cork - 
Fermanagh 
Westmeath 

Antrim 
Waterford - 
Kilkenny 



Mayo - 
Clare - 
Tipperary 

Cork - 

Tyrone and Donegal 

Monaghan - 
Galway Town 
Galway 

Meath - 
Clare - 
Galway 
Galway 



Clare - 

Tipperary and 
King's. 

Kerry . 
Fermanagh - 
!> ford - 



Kildare 
Fermanagh - 

Mayo - 
Mayo - 
Fermanagh - 

Fermanagh - 
Meath - 
Cork - . 



46 Odt. . „ 

27 July 18.47 

31 March „ 

16 April „ 

1 Dec. 1846 

10 April 1844 

27 Feb. 1847 

24 April ,, 



Lord Harberton ... 
W. H. Kenny, J.P., and others 



April 1849 
1847 



May 
14 April 



14 Jan. 1847 
14 April „ 

9 April „ 
17 Sept. 1846 
24 Dec. 1847 

29 Jan. „ 

8 Feb. 

31 July „ 

8 March ,, 

31 May „ 

19 Sept. 1846 
24 Dec. 

17 March 1847 

30 March 1846 



14 May 1846 

7 March „ 

9 May „ 

11 Dec. 

6 April 1847 
26 Oct. 

25 Jan. „ 



29 April 
25 Sept. 



25 June „ 

10 May 1847 

21 April 18-16 

7 May 1847 

22 Oct. 1846 

17 Sept. 1847 



26 Oct. 1846 
16 Sept. „ 

24 Nov. 

5 Jan. 1848 
16 Sept. 18-16 

16 Sept. „ 
28 March „ 

30 March ,, 
28 April 1847 
2 Feb. 



Marquis of Sligo, Mrs. Louisa Moore 
W. Hannee and others 
Marquis of Lansdowne and others 
J. Nunn, R. Tyndall, and others - 



The Hon. L. H. K. Harman 



T. G. Stoney, H. Saunders. 

E. O’Farrell, Agent to Miss O’Reilly - 
T. Wogan Browne .... 
Lord Do Vesci . 



G. F. Fox 
Lord De Vesci - 
Grand Jury, per William Johnson 
J . Fitzgerald and others 
S'L,®- Levinge, J. and R. Fetherston, 
G. Levinge. 

Stephen Burke .... 

G. Macartney - 
Marquess of Waterford 
Rev. C. B. Stephens - 
E. Synge - 

Marquess of Sligo and Sir R. O’Donnell 
Fierce Creagh ..... 
John Going . .1 

Grand Jury, per W. Johnson 

Grand Jury, per W. Johnson, Sec. 

Rev. R. Hume and others - 



Right Hon. E. Lucas - 
J. Stephens and others - 
M. w. O’Reilly, J. W. Browne, 
others. 

Gerald Walker and others - 
E. Svngo ... 

G. D. H. Kirkaldy - I . 
T. H. Graydon .... 

R. C. Goldsbury and others 
T. Mahon - 
G. Garvey and others - 



Statement 
of Progress made 
with the 

Preliminary Surveys, &c. 



Plans and sections made, but 
no report. 

Report incomplete ; field 
work partly done. 



Report and schedule imper- 



Report incomplete. 
Report incomplete. 



Marquess of Waterford, per Agent 
Lord De Vesci - . _ 

R. A. O’Donnell .... 
Marquess of Sligo ... 



Richard Grattan .... 
Eurls of Erne and Enniskillen 

W. H. Curler .... 
Mary F D’Arcy .... 
Ear! of Emo and others 

Earl of Erne . - . ‘ _ 

H. C. Singleton - 

Grand Jury, per W. Johnson, Sec. 

J miles Kelly and others 

E. M. Sanilys - 



Report in MS. - 
Report in MS. - 



Field work finished ; no r 
port or estimate made. 



Report incomplete 
Field work done, but report 
not finished. 



Reported not remunerative • 
Engineer's report not per. 
fected. 



Engineer’s report not per- 

Flooded lands sketched; sec- 
tions partly made. 

Reported not perfected 
Flooded lands sketched ; rough! 
sections made. 



Field work complete; report 
not perfected. 




Report incomplete 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Board of Works, and in which the Preliminary Surveys were commenced, but cot completed — continued. 

Information, so far as Ascertained, or Approximately Amount 

Estimated. , • • 

• of 

i ~ Expenditure 

E.tta^C,* j « ■ . OBSERVATIONS. 

Catchment Main Drains proposedtobe Increase m the i Preliminary 

Basin. to be Made or Drained . . i? , of I 5 

S»tu.. M ,.- or Improved. I S ""'^ 

sure. Statute Miles. Statute Measure. these Lands. ' t e or * t8, . c ' 

Acres. Slat. Miles. A. r. p. £. s. d. £. s. d. i £. d. 

i - - - j - * - | 53 17 - 



Included in Garr District. 



Memorial not followed up. 
Included in Barrow. 

No expense. 



844 0 0 I 316 10 - | 3,446 - 



1,159 11 11 : 15,513 17 2 129 6 



1,933 00 687 14 



10,6/1 - - 139 4 6 



4, SCO 0 0 Not ascertained 23,01 



I See Glooreen. 

j Part of Monivea District (Return 
No. 1). 



See Maguire’s Bridge (Port III.). 



- - ; No expense incurred. 

- - I Not entertained. 

- j See Parsonstown District. 
I 13 4 I Rejected. 



- - See Dunmore District (Return, No. 4). 

- - Informal ; not entertained. 

Not entertained. 

7 16 7 Included in Killimor District. 

92 1 11 



23 12 11 | Not followed up. 
- j See Holljbrook. 



: See Parsonstown. 
| Not followed up. 



i Included in Barrow. 

' Included in Lough Eme. 



Included in Lough Corrib District. 
Included in Ballinamore and Ballycon- 
nell District. 

Included in Lough Eme District. 

8 II 8 Withdrawn. 

32 1G 8 Rejected. 

41 7 9 Rejected. 

12 8 - 

(continued) 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Return No. 5. — List of Arterial Drainage Districts for which Memorials were presented to the 





NAME 


County 


Date 




Names of Parties 


Statement 














of Progress made 


No. 


of 




of 




by whom 


with the 




DISTRICT. 




Memorial. 


Memorial was Presented. 






which situate. 








Preliminary Surveys, &c. 




?art IV. — Showing 23 


! 

Cases of “ Summary Proceedings,” &c. 


—continued. 




133 


Cross (near Runett) - 


Mayo ... 


20 Nov. 


1846 


Marquis of Sligo ----- 


. 


134 


Crossmolina,Riverof; 


Mayo ... 


4 May 




Earl of Arran, per Agent, J. Symes 


- - - . 




Addergoole Lake, 
Levally. 












135 


Den River 


Meath 


20 May 




A. Hawkins - 


Field work only completed - 
Plans and sections made, but 


136 


Derrinlough Lake - 


King’s 


18 Dec. 


1846 


D. Molloy, tor Lord Kosse, and others - 


137 


Derrygorriff - 


Mayo --- 


2 Nov. 


1847 


Sir R. A. O’Donnell - 




138 


Derrygouria 


Longford 


27 Feb. 


The Honourable L. H. K. Harmau 


Section made, hut report not 


139 


Derry kinlough 


Mayo and Sligo - 


3 June 


1846 


Thomas Phillips ----- 


written. 

Field work partly done 




Derryninc 




20 Nov. 




Marquis of Drogheda - 


142 


Dromore Lake 


Kilkenny 


3 April 
21 May 


1847 

1846 


J. Staunton, for Colonel Bryan - 
James Smyth ----- 


Field work only complete - 


143 


Dromore River 


Monaghan andCavan 


1 June 


1847 


Robert Thomson - 


Report not completed - 


144 


Drumelis Bog - 




24 July 


Lord Annesley and others - - - 


145 


Drumshemuck 


Fermanagh - 


16 Sept. 


1846 


Earls of Erne and Enniskillen 


- - - - . . 


146 

147 


Dunderry River 
Durhamstowa - 


Meath - 
Meath - 


15 Jan. 
11 Dec. 


1847 

1846 


Earl of Glengall and others, per E. 
O’ Farrell. 

H. B. Coddington - 


Report not perfected; field 
work finished. 


148 


Easky ... 


Westmeath and 
Longford. 


20 Nov. 


1847 


Sir P. Nugent, R. M. Fox, Mr. Crawford 


Survey partly made. 


149 


Elphin.Cloonahee and 
Ballyvahan. 


Roscommon 


f Apnl 


1846 


Grand Jury, per Wm. Sharkey, secretary 


Flooded lands sketched; levels 


150 


Enniskeane 


Cork ... 






Lord Bernard ----- 




151 


Erkin River 


Queen’s 






P. Hare, for Lord Ashbrook 




152 


Errive River - 


Mayo ... 


20 Nov. 


1847 


Marquis of Sligo - 








Galway 


9 Dec. 


Lord Clonbrock ----- 


Flooded lands sketched, and 


154 

155 


Farrahy ... 
Farranreigh 


Clare - 

Kerry ... 


5 April 
13 June 


1846 


R. Stackpool and T. Singleton 


some levels taken. 
Lands partly surveyed - 




Fermoyle 


Kerry ... 










156 


Feagh Lough - 


Mayo ... 


24 Sept. 


1846 






157 

158 


Feigh Mane 
Fergus (Navigation) - 


Clare ... 


13 June 
2 Dec. 


1847 


Knight of Kerry .... 

The O’Gorman Mahon ... 


Reported on 


159 


Fidane River - 


Galway 


23 Nov. 


1846 






160 


Finavrn - 


Meath 


15 March 


1847 


Ed. Synge ------ 


Report not made ; field work 


161 


Finglass • 


Dublin 


24 May 






partly done. 


163 

164 

165 


Flurry River - 
Freenbeg Lake 
Frieth Stream - 


Fermanagh and 

Monaghan. 
Louth and Armagh 

Kildare 


13 August 

6 Nov. 

17 Sept. 

26 October 


1846 

1847 
1846 


Hon. C. Butler, J. Madden, C. Crowe - 

W. M'Neill, T. Fortescue - 
Marquess of Sligo - 
Lord Harberton and others - 


Field work mostly done, and 
report partly written. 
Report not completed - 


166 


Funshinagh 


Roscommon- 


4 August 


1847 


Lord Crofton ----- 


Plans, &c. , roughly made, hut 


167 

168 


Galoon and Cavanagh 
Galway - 


Fermanagh - 
Galway Town 


17 Sept. 


C. Scalian, J. Fitzpatrick - 


not completed. 


170 

171 


Glasson - 

Gloreeu ... 


Mayo ... 
Westmeath - 
Queen’s 


17 Sept. 
1 Feb. 


1847 


Sir R. A. O’Donnell, hart. - 
A. D. Chaigneau - 

Lord Viscount Dilion - 


Report not completed 
Flans partly made and pro- 


172 

173 

174 


Glonre - 
Gortmullen 
Goul and Erkin 


Westmeath - 
Fermanagh - 
Kilkenny, Tipperary 


15 April 

16 Sept. 
18 April 


1846 


W. Pollard and others ... 

J. Benison and Rev. J. J. Fox 
Thomas Butler and others - 


prietors’ names ascertained. 
Field work much advanced - 


176 


Grange - 
Gweebarra 


Galway 

Donegal 


24 Sept. 
21 August 


1847 

1846 


G. M'Gusty, agent to R. O’Caddell - 


Survey not completed - 


w 


Hollvbrook 


Fermanagh - 


17 Sept. 


„ 


B. Leslie 


Survey not completed - 


178 

179 


lien River 

Inny (Mill power) - 


Cork ... 
Longford 


15 May 
22 Feb. 


1848 


A. Newman ----- 

Honourable H. L. K. Harman - 


Report not completed 


180 


Kenmare Roughty 


Kerry - 


24 April 


1816 


J. Hickson ----- 


- 


181 


Kilbeggan (Mill pow- 


King’s and West- 


30 Sept. 


1847 


W. and J. Perry - 


...... 


182 

183 


Kilcaimin 

Kilcornan and Ard- 
nacranny. 


Galway 
Westmeath - 


4 Nov. 
29 Dec. 


1846 


Lord Wallscourt - 

A. H. Griffith 


Flooded lands surveyed; sec- 


185 


Kilgowan 

Kilkandrick 


II 


21 Oct. 
26 Oct. 


; 


J. C. Roberts ----- 
Lord Harberton and others - 


tions partly made. 


186 

187 


Killadullisk 
Killalaghlan - 


Galway 


1 Dec? 


1847 


Waller Laurence - 

Lord Clonbrock ----- 


Section made, hut no report 
Report not perfected - 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Board of Works, and in which the Preliminary Surveys were commenced, but not completed — continued. 



i Approximately ■ 



Catchment 



Length of 
Rivers or 
Main Drains 
to be Made or 
Improved. 
IStatute Miles. 



Slat. Miles. 



Area of Flooded 
or Injured- Lands 
proposed to be 
Drained 
or Improved. 
Statute Measure. 



Estimated 
Increase in the 

Letting Value 



Amount 

of 

Expenditure 



Preliminary 



14 1G - 
10 19 8 
83 8 2 
70 7 9 



17 5 6 
41 1G 5 



65 2 G 
30 18 - 
156 17 2 



25 



11 18 4 
27 16 9 



151. E 

i image digitised by the University of Southampton Library Digitisation Unit 



OBSERVATIONS. 



Not followed up. 
Included in Moy. 



Transferred to Relief Service. 
Not entertained. 



Not followed up. 



Not followed up. 

Not followed up. 

- - Report printed by Order of the House 
of Commons, 23 February 1849 (59). 
Included in Suck. 



Included in Den District. 



No expense. 

- - Included in Gar Distriot (Return 
No. 1). 



Included in Lough Emo District, 
Included in Lough Corrib. 

No expense. 



Included in Inny District. 
Postponed. 

Sec Brusna District. 

Not remunerative. 



Included in Barrow District. 

- - Included in Foranwcll (Return 
No. 1). 




RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Return No. 5. — List of Arterial Drainage Districts for which Memorials were presented to the 



NAME 


County 


Date 


Names of Parties 


of 


or Counties 


of 


by whom 


DISTRICT. 


which situate. 


Memorial. 


Memorial was Presented. 



Statement 
of Progress made 



Preliminary Surveys, &c. 



Part J»V.— Showing 236 Cases of “ Summary 
188 I Killeary River - - I Meath - - I 



190 Kiltamct 

191 King’s River - 

192 Knockbrin 

193 Lackafinna 

194 Lee River 

195 Legan 

19G Lisboney 

197 Lisdeligny 

198 Lisnaward, Upper 

199 Loughbeg 

200 Lough Gill - 

201 Loughnahinch 



202 Laughton and Doula- 

han. 

203 Lurgan River - 

204 Lurganmore and Lur- 

ganbeg. 

205 Magheramore - 

20C Maigue and Kilmal- 
lock. 

207 Maine and Brown 

Flesk. 

208 Maryland 

209 Mayfield and Clare - 

210 Meades Guay - 

211 Meelick River - 

212 Meylerstown - 

213 Milltown Stream 

214 Miltown River 

215 Modnbawn 

216 Monaghan 

217 Monasteroris - 

218 Morning Star River - 

219 Mount Brown - 

220 Moy 

221 Moynlagh 

222 Mullahorn River 

223 Nanny - 

224 Nenagh and Castle 

Otway. 

225 Newberry Hall 

22G Newbury 

227 Newpark - 

228 Newtown 

229 Noy or Baconstown - 

230 Oaklands 

231 Oakley Park - 

232 Oghill - 

233 Oran and Drunamon 

234 Owcnewarra - 

235 Owenloboughlaira - 
23G Owenmore 



- Kilkenny 

Galway 

- Cork - 

- Longford - 



Wexford 
Meath - 
Kildare 
Roscommon • 
Wexford 
Mayo - 
Sligo - 



Proceedings,” &c. — continued. 

I 8 April 1847 I Mathew Brinley 



Mayo - 
Mayo - 
Limerick City 
Clare - 

Kildare 
Louth - 
Meath - 

Monaghan - 
King’s - 

Limerick 

Mayo and Sligo 
Sligo - 
Fermanagh - 

Galway 
Tipperary - 



1847 Mathew Brinley - .... Field work finished, but plans 

or report not completed. 

„ A. Walker, agent to Lord Dunally, H. Plans and sections partly 
Watson & Co. made. 

1846 Sir R. A. O’Donnell - - - - - - - .. 



12 March „ A. W. Blake 

19 March 1847 W. V. Stuart 
27 Fob. „ Honourable L 



1847 W. V. Stuart - - - - Report not complete - 

„ Honourable L. H. K, Harman — . - Sections partly made; report 
not written. 

„ George Garvey - -- -- - . - 

,, G. D. H. Kirkaldy - Section made, but no report 

1846 T. M'Clelland ----- Report not complete - 
„ P. Sullivan --- --- - . .... 



16 June 1847 R. C. Hickson 
22 Sept. 1846 H. French - 



Lieutenant-colonel Keppel 



24 Feb. 1848 Lord Dunsandle - 

15 July 1846 W. R. Saunders - 



- Lands sketched, and sections 
partly made, but no report. I 



20 Nov. „ 
4 March 1847 

17 Nov. 1846 
26 Jan. 1847 

8 June 1846 
20 March 1847 

25 June 1846 
20 Nov. 

15 Peb. 1847 
20 March ,, 

18 Sept. 1846 



26 Oct. 1846 
17 July 

22 May 1847 



Sir R. A. O’Donnell ■ - - ....... 

Morris Hewson 
J. W. Mahony - 

Marquess of Conyngham - - - Pield work finished, but re- 

„ port not completed. 

Marquess of Drogheda - - . . .... 

F. Fortescue ........... 

Lord Fingal - Survey and report completed 

Rev. A. Douglas and others 
A. Harrison - 

J. Murray, for Marquess of Downshire - Report not written; maps 
and schedules made. 

F. and G. P. Bevan 

Marquess of Sligo - 

A. K. Gore ------ Report written - 

J. Wynne 

J . Cooke and others - - - . ...» 

Bishop of Tuam and others 

G. Garvey, for Honourable O. T. Taylor Field work done, but no re- 

_ , port made, 

ihomas French, agent to Honourable Report not perfected - 
U. Colley. 

Lord Harberton ......... 

W. Kelly 

John Smyth and others. — 

Rev. G. D. Walker 



19 May 1847 

20 Nov. 1846 

6 June „ 

16 Sept. 1830 

14 & 25 June, 1847 
13 June 1846 



G. Bumford and others 



- Report not perfected - 



James Nolan 

Loftus A. Bryan and others - 
Thomas Phillips - 
William PhibbB - 



237 Uwenure - Roscommon- - 

238 Owcnwec, or Black- Mayo - - - 

239 Parsonstown - . King’s - 

240 Parsonstown Exten- Tipperaryand King's 

241 Pike River - - Londonderry 

242 PiUtown - - . | Waterford - 

243 Raford - - - Galway 



M. M'Causland - 
Marquess of Sligo 



Lands sketched, schedules 
partly made, and levels 
taken. 



8 April „ 

23 March 1847 ' 



- Sept. 1846 
22 March 1847 



F. Hastings Toone 
Lord Rosse and others 

Hon. and Rev. A. Pomroy - 

Abraham Pisher - 

James S. Lambert, A. W. Blake ■ 



- I Flooded land sketched, but 
I report not written. , 



- Lands sketched, levels partly 

taken. 

- Field work done 

- Lands surveyed, sections 

taken, but report not writ- 



Printed image digitised by the University of Southampton Library Digitisation Unit 




RETURNS RELATING TO ARTERIAL DRAINAGE IX IRELAND. 



Board of Works, and in which the Preliminary Surveys were commenced, bnl not completed— 



Area of 
Catchment 



Length of Area of Flooded 
Rivers or I or Injured Lands 
Main Drains j proposed to be 
Basin. to be Made or j Drained 
Statute Mea- Im * ,roved * | °r ^proved, 
sure. i Statute Miles.! Statute Measure. 



Estimated 
Increase in the 
Yearly 

Letting Value 



j Preliminary 



OBSERVATIONS. 



I Slat. Miles. 



Not followed up. 
See Dalian District, 
1 Not followed up. 



I In Dunkellin District. 



: I : 



Included in Fermoylc. 

- - ditto. 

Mill power only ; not proceeded with. 



Not entertained. 

In Lisdelignay District. 



In Killimor District. 



See Castlemaine. 



! Not followed up. 

In Mask and Robe District. 
No steps taken. 



140,800 I 60 



127 - 
25 1C 1 



Transferred to Relief Service. 
In Wottenstowu District. 
.See Alhboy District. 

In Annalec District. 
Abandoned. 



Not proceeded with. 



Not entertained. 

Sec Barrow, near New Ross. 



Transferred to Relief Service. 
In Suck. 

No steps taken. 

Not entertained. 



... - - 15 17 2 

3,825 - - 45,072 2 2 ! 1G1 14 1 



In Elphiu District. 



Included in preceding. 



32 14 II 
14 - - 
79 0 C 
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RETURNS RELATING TO ARTERIAL DRAINAGE IN IRELAND. 



Return No. 5. — List of Arterial Drainage Districts for which Memorials were presented to the 



No. 


NAM E 
of 

DISTRICT. 


County 
or Counties 

which situate. 


Date 

of 

Memorial. 


Names of Parties 
by whom 

Memorial was Presented. 


Statement 
of Progress made 
with the 

Preliminary Surveys, &c. 




Part IV. — Showing 23f 


Cases of ‘‘ Summary 


Proceedings 


,” &c.- 


— continued. 




244 


i Rag River 


Cavan 










245 


Rape Mills, or Park- 


King’s 


9 Dec. 




Lord Rosse .... - 


Lands surveyed, sections 
made, but report not writ- 


24G 


Rappa Castle - 


Mayo --- 


1 March 


1847 


A. Knox 


, 


247 


Rath River (Mills) - 


Longford 


22 Feb. 


1848 


Hon. H. L. K. Harman ... 


- - 


248 


Ratharuey River 


Longford 






Hon. H. L. K. Harman ... 


Some field work done, but 
report not written. 


240 


Rathkeale River Deel 


Limerick 


6 June 




Viscount Southwell, agent Mr. Brown - 


Survey made, and report 
written. 


250 


Renagaree 


Cork - 


16 April 


1847 


Lord Bernard ..... 


- - 


251 


Rickardstown - 


Kildare 


20 Nov. 


1846 


Marquis of Drogheda .... 





252 


Robe - 


Mayo - 


26 June 


,, 


P. Cogan ------ 


------ 


253 


Rosou, near Newport 


Mayo --- 


20 Nov. 


„ 


Marquis of Sligo ----- 


------ 


254 


Rossow - 


Mayo ... 


14 Jan. 




Sir. R. A. O'Donnell ... - 


------ 


255 


Rubble and Crega- 
ballagh Lakes. 


Mayo ... 


10 June 




G. V. Jackson ----- 


Field work done j sections 
made. 


256 


Shannon and Kisdoon 


Tipperary 




1847 


Samuel Palmer ----- 




257 


Shannon Hill Stream 


Galway 


28 May 




Thomas Freer ----- 




258 


Sheefin - 


Westmeath - 


7 April 




Sir R. Levinge ----- 


Report not written; field- 


259 


Sbeelin Lough 


Cavan and Meath 


25 April 


1846 


A. O’Reilly 


----- 


260 


Sheskin - 


Longford 


27 Feb. 


1847 


Hon. H. L. Iv. Harman - 


Survey and schedules partly 


261 


Shinglass and Forney 


Westmeath - 


27 Feb. 


„ 


Hon. H. L. K. Harman ... 






Shower River - 


Tipperary - 


30 July 


” 


R. E. Phillips ----- 


Field work done, but report 




Skeagh River - 


Monaghan - 


1 .Tune 




Robert Thomson and others 








Carlow 


1 October ,, 


James Clony ----- 




265 


Sluggery Lake - 


Tipperary - 


14 April 




T. G. Hamsworth ... - 






Stick River, near 
Kin sale. 


Cork - 


12 June 




J. M. Travers - 


Field work done, but report 
not perfected. 




Stratford 


Wicklow 


6 March 




Leonard Greenham & Co. - 




Suir ... 


Tipperary and Wa- 


30 March 


1846 


C. O’Callagban - 







Sullane ... 


Cork ... 


9 April 


1817 


Grand Jury ----- 






Swilley ... 


Donegal 


6 April 


1840 


Rev. John Irwin ----- 






Syngfield 


King’s- 


31‘Dec. 


1847 






272 


Tall 


Armagh 


. 


1844 


George Ensor and others - - - 






Tawneyme?ltegue 


Mayo - 


22 Oct. 


1846 


Sir R. A. O'Donnell - - - 






Tee Lough 


Kildare 


26 Oct. 




Lord Harberton and others 




275 


Tern'ea - 


Kerry ... 


28 July 


•r 


Knight of Kerry ----- 






Thomastown - 








Lord Rosse and others ... 




277 


Three Castles - 


Kilkenny 


14 Nov. 




R. Tyndall 






Togher River - 


Cork ... 


28 May 


» 


Duke of Devonshire, per F. E. Curry - 


Lands sketched, and schedules 


279 


Toneymore 


Fermanagh - 


1 6 Sept. 




Jos. Benison ----- 


partly made. 




Tyrone - 


Galway 


13 May 


» 


C. St. George ----- 




281 


Unchin and Arrow - 


Sligo - 


- July 


1847 


E. J. Cooper ----- 




282 


Wallscourt 


Galway - 


2 July 


1846 


R. D’Arcy - ‘ . 


Lands sketched ; sections 


283 


Westport River 


Mayo - 


20 Nov. 


' ” i 


Marquis of Sligo - 


Flooded lands sketched on 


284 


Whifefield 


Tipperary - 


9 May 


1848 




Ordnance maps. 




White Lough River - 


Westmeath . 


19 March 


1847 


Earl of Longford ... - 


Surveys made ; sections 


286 


White Rock River - 


Longford 


5 March 




Sir H. Harman and Earl of Longford - 


Lands surveyed ; sections 


287 


Woodford River 


Galway 

King’s 


4 May 






. ma ? e- .... 




Woodville Stream - 


9 Dec. 


1846 


D. Molloy for Lord Rosse and others - 
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Board of Works, and in which the Preliminary Surveys were commenced, but not completed— continued. 



Information, so 


far as Ascertained, or Approximately 
Estimated. 


Amount 

of 

Expenditure 

Preliminary 

Surveys, 

&c. 




Area of 
Catchment 
Basin. 

Statute Mea- 


Length of 

Main Drains 
to be Made or 
Improved. 
Statute Miles. 


Area of Flooded 
or Injured Lands 
proposed to be 
Drained 
or Improved. 
Statute Measure. 


Estimated 
Increase in the 
Yearly 

Letting Value 
of 

these Lands. 


Estimated Cost 
of 

the Works. 


OBSERVATION’S. 


Acres. 


Slat. Miles. 


A. R. p. 


£. s. d. 


£. s. d. 


£. r. d. 




: : : 


: : : 


: : : 


- 


: : : 


- 12 6 
37 6 7 


Informal. 




: : : 


: : : 




: : : 


5 3 - 


Included in Moy. 

Included in Rath or Cloneen. 


109,340 


25 


3,200 0 0 


2,000 - - 


24,765 7 - 


176 1 S 
27 10 - 

20 14 11 


See Owenkeagh. 

Transferred to Relief Service. 
Included in L. Mask District. 
See Shandrum. 

See Owenabrockagh. 


: : : 




: : : 




: : 


21 15 2 


See KUdoon District (Return No. 4). 
Included in Woodford District. 


: : : 


I I I 


1 1 - 




1 : 1 


34 9 2 


Not followed up. 


- ^ - 


' ' 




_L 


- - 


- ^ - 


Included in Rath District. 




: : : 






1 : : 


8 4 6 
11 4 7 
26 4 5 


In Finn District. 

Rejected. 

Postponed at memorialists’ request. 


; : 


I I I 


: : : 


I - I 


; - ; 




Not followed up. 
Not entertained. 


; : i 


: : 




■ 


: : : 


" I I 


Included in Lee. 
Not entertained. 
Not followed up. 


: : : 


: : : 


; [ : 


: : : 


; N 


104 10 10 
28 3 6 


Part of Lough Neagh District. 
Not followed up. 

In Garr District. 

Not followed up. 

Rejected. 


- 


: : : 


: : : 


- - 


: : 1 


- 5 - 


Rejected. 

In Dunkellin District. 




. . . 


. . . 




. . . 


. - . 


Informal ; not entertained. 












10 19 9 




. . . 




. 






38 17 11 




: : : 


: : : 


: : : 


1 - * 




90 16 - 


Not followed up. 










. 


24 1 6 




28,600 


. . 2S . 


3,534 0 0 


1,413 - - 


19,860 9 - 


93 4 6 
10 3 1 


In Parsonstown District. 










£. 


6,654 16 7 
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